Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Text 


PAGE 01 NATO 06822 131716Z 
ACTION EUR- 12 

INFO OCT-01 ISO-00 CIAE-00 PM-04 INR-07 L-03 ACDA-10 
NSAE-00 PA-02 SS-15 PRS-01 SP-02 USIA-15 TRSE-00 
SAJ-01 OMB-01 IGA-02 EB-07 /083 W 

112007/70 

R 131640ZDEC76 
EM USMISSION NATO 
TO USDEPT OF COMMERCE WASHDC 
INFO SECSTATE WASHDC 801 
SECDEE WASHDC 

UNCLAS USNATO 6822 

E.O. 11652: N/A 
TAGS: MARR NATO 

SUBJECT: FUNDING APPROVAL OF TURKISH PROJECT COST OVERRUN ON 
CONTRACT WITH US FIRM (AYDIN ENERGY SYSTEMS) 

REES: A. STATE 238278, DTG 251052Z SEP 76 

B. STATE 271919 DTG 042000Z NOV 76 

C. USNATO 6085 DTG 081833Z NOV 76 

D. TELECON 30 NOV 76 BETWEEN USDOC/LEON AND USNATO/MULLEN; 

E. AC/4(PP)D/1 1997 (DRAFT), 26 NOV 76. 

1 . AT MEETING 9 DEC 76, PAYMENTS AND PROGRESS 

(P&P) COMMITTEE APPROVED A REDUCED AMOUNT OF COST OVERRUN 
FOR AIRFIELD SURVIVAL MEASURE (ASM) COMMUNICATIONS FOR 
FOUR AIRFIELDS AFTER TURKEY AGREED TO WITHDRAW CERTAIN 
ITEMS WHICH EXCEED SCOPE OE WORKS PROGRAMMED AND PRE- 
VIOUSLY AUTHORIZED EOR NATO COMMON FUNDING. 

2. TURKISH REP NOTED THAT TURKEY WOULD PREFINANCE 
THE REMAINING ITEMS FROM NATIONAL FUNDS AND GO TO CON- 
TRACT IN THE HIPE OE POSSIBLE EUTURE JUSTIEICATION EOR 
NATO PROGRAMMING. THIS ACTION SHOULD LEAVE TURKEY FREE 
TO PROCEED AS IT MAY DESIRE ON THE BID FROM THE US FIRM 
(AYDIN).STRAUSZ-HUPE 

UNCLASSIFIED 
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